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Coua r f o f 5. 


27 Decenbar 1955 


MEMORAHDOM FOR THE RECORD 


SUBJECT: Concurrenea la AmdAmdIi No. 2 and Bo. 3 to Lottor 

Contra et Bo- B-5111 with Baird Association, I o oor p oratad 
- Project (AQUATOHK) 


1. Lottor Contract Bo. B-5111 obligates the sun of $20,000.00 
for a feasibility study by tbo Contractor la connection with ealaatial 
navigation aystana for oaa In Project AQUATOBB. Period of parferoanoa 
waa to 17 Bovaabar 1955. 


2. Amendment Bo. 1 to Latter Contract Bo. B-5111 obligated an 
additional $15,000. Making a now total obligated of $35*000.00. and 
period of performance wee extended to 1 D e c e mb er 1955* Anaodnent 
Bo. 1 did not change the original eeope of work. 


3. AMondaant Bo. 2 to Latter Contract Bo. B-5111 obligates an 
additional $25,000.00 over and abeve Anondnant Bo. 1* wakin g a new 
total obligated of $60,000.00* Anaodnent Bo* 2 makes provision la 
the eeope of work for the culmination of one phaee of the feasibility 
study (System 1 - sextant) an 19 December 1955 *®d the preeentstion 
by the Contractor on that data ef tha prelininary design and layout 
of the System 1 eextent* Amendment Be. 2 also provides for 
tinuation of certain faaaibillty studies on navigational 
which indicate greeter prmd.ee for ftoture deve lcp n an t, (Boa. 3 and 5), 
culminating in a final report on ell feasibility studies conducted 
(Sy sterna 1 - 5 . inclusive). Refer to Baird proposal dated 9 
bar 1955. 


4. Amendment Bo. 3 to loiter Contract Bo. B-5111 obligates an 
additional $64,000.00 ever and above Amendment Be. 2, making a new 
total af $124,000.00 obllgatsd undar Lattar Contrast Be. B-5111. 
Amendment Bo. 3 is primarily c onc e rned with the design end construction 
ef the first prototype of the aircraft sextant (System 1), including 
the fabrication of e second complete eat ef c o mp on e n ts. Delivery 
ef the first prototype wait is s cheduled far 15 February 1956 and tha 
delivery of the final report of the feasibility studies conducted 
under Contrast Bo. B-5111 is likewise sot book to n February 1956* 


Refer to Baird pro p o s a l dated 
details. 
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5. 

Project 


la a»ount not to wooed 1200,000.00 boo boon oomoittod for 

In accordance with tho ppoviilom of Section 10 (b) of 
Pbbiio low 110, by aanorandan da tod 18 Ootobor 1955 from tbo Dliwtor 
of Control IntbUlconoo to tho Ccnptrelter. Sach uwnt Tiwaliood a 
prodootion progran a ub oo q oant to tho prototype phaoo telefc la tho 
odhjoot of So. 5. After evalaation of tho prototarpo horoundor 

eonoldoration will bo given to tho initiation of a prodootion progran 
undor Contract Ho. B-51U or othor eontraotoal agroonont. 

6. Approval of Aaondnonte Ho. 2 and 3 to tetter Contract Ho. B-5111 
and signa taro thereof bp tha Projoet Contracting Officer lo 
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General Counsel 



Conptroller 
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RICHARD M. BXSSSIX. JR. 
SA/PC/DCI - Projeot Director 
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